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Introduction 



There is no likelihood of Arctic states going to war. 
—Prime Minister Stephen Harper, January 2010 1 

in December 2005, then opposition leader Stephen Harper announced 
that, if elected, he would budget $5.3 billion over five years "to ensure sover- 
eignty over our land, waters, and airspace in Canada's north." 2 Central to 
the commitment was the purchase of "three new heavy naval ice breakers" 
and the construction of "a new combined military civilian deep water dock- 
ing facility in the Iqaluit region." 3 Mr. Harper added: "At least 500 sailors 
will be committed for operating these icebreakers and the docking facility."" 

In July 2007 Harper, who was by then Prime Minister, announced a change 
of plans. Instead of heavy icebreakers, he promised the "construction and 
deployment of six to eight new state-of-the-art offshore patrol ships" that 
would be "custom-designed and built in Canada" and "exceptionally versa- 
tile, with equal ability to navigate the major rivers, coastal waters and open 
seas of Canada's Atlantic, Pacific and Arctic." 5 These Arctic/Offshore Patrol 
Ships (a/ops) would have steel-reinforced hulls "able to crunch through ice 
up to a metre thick." 6 

During the same speech, Mr. Harper said he would soon announce the 
location for "the construction of a deep water port in the far North" that 
would "serve as a forward operating base for the new patrol ships, but... 
have important civilian and commercial applications as well." 7 One month 
later, in August 2007, he did just that, announcing the "Arctic Docking and 



Titanic Blunder 



Refuelling Facility" would be located at Nanisivik on northwest Baffin Is- 
land where an old wharf exists at the site of a disused lead-zinc mine, 34 
kilometres from the Inuit hamlet (pop. 1000) of Arctic Bay. 8 

Originally, the construction contract for the a/ops was supposed to be 
awarded in 2009, with delivery of the first vessel set for 2013. 9 This contract 
has yet to be signed and the first delivery has been delayed, initially to 2015, 
and now until at least 2018. 10 

Construction of the "Arctic Docking and Refuelling Facility" was sup- 
posed to begin in 2010, with an initial operating capability in 2012 and a full 
operational capability by 2015. 11 The opening of the facility has since been 
delayed until at least 2016, with "a significant reduction of the site layout 
and function plan" that will see it "operational during the navigable (sum- 
mer) season" only. 12 

At the time the a/ops plans were announced in 2007, the estimated con- 
struction cost of the ships was $3.1 billion, with an additional $4.3 billion 
for operations and maintenance over a projected 25-year lifespan. 13 In May 
2012, documents tabled in the House of Commons revealed the project is 
now expected to cost $40 million more, in total, than initially expected. 14 

In October 2011, the government announced that Irving Shipbuilding 
would construct the vessels. 15 Earlier this year, Irving completed the first 
phase of the project: a $9.3 million contract for preparatory work. 16 The pro- 
ject is now in a 30-month-long design phase, the contract for which was 
signed with Irving Shipyards on 7 March 2013 and is worth an estimated 
$288 million. 17 Much of the work in this phase will be subcontracted to the 
Danish firm Odense Maritime Technology. 18 

Apart from the lengthy delays, the a/ops procurement might seem un- 
problematic. But as this report demonstrates, the Harper government is ac- 
tually headed for a disaster with the a/ops — for two reasons. First, the Cold 
War has been over for more than two decades: Russia has been integrated 
into the global economy and is a member of the wto, G20, Council of Eur- 
ope, and Arctic Council. In January 2010, Stephen Harper told the Secre- 
tary General of nato that "Canada has a good working relationship with 
Russia with respect to the Arctic" and that "there is no likelihood of Arctic 
states going to war." 19 To the degree that security threats exist in the Arctic 
today, they concern non-state actors such as drug smugglers and illegal im- 
migrants. Purpose-built Arctic naval patrol ships are an expensive and in- 
efficient response to these challenges. 

Second, the Harper government is choosing to build compromise vessels 
that are suitable neither for an Arctic role nor as offshore patrol vessels. At 
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stake is not just the $7.4 billion (or more) that will be spent, but also Can- 
ada's ability to operate effectively on all three of its coasts. An urgent change 
of course is required, one that would see the Royal Canadian Navy provid- 
ed with purpose-built offshore patrol ships based on proven and therefore 
less expensive designs. These vessels would be used on the Atlantic and 
Pacific coasts, with the Arctic role being left to the Canadian Coast Guard. 
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A Cautionary Precedent: 
Kingston -Class 
Maritime Coastal 
Defence Vessels 



some of the risks associated with compromise vessels are apparent in 
the history of the Kingston-class Maritime Coastal Defence Vessels (mc- 
dvs). Canada built twelve of these 55-metre ships between 1995 and 1998. 
The Royal Canadian Navy currently describes their main roles as "coastal 
surveillance, naval reserve force training, mine countermeasures for route 
survey, minesweeping and mine inspection operations." 20 

The Kingston class replaced the Anticosti class, the Bay class, and to a 
lesser degree the deep-dive support vessel hmcs Cormorant. The Anticosti 
class, commissioned in 1989, was made up of two former oil rig supply ships. 
Fourteen Bay-class 46-metre minesweepers were originally built between 
1951 and 1952. Ten of the Bay-class vessels were sold to France and Turkey 
in the 1950s. 21 Six replacements where constructed in 1956 and 1957. Others 
were sold or broken up, while the six replacement others continued in ser- 
vice as "patrol escorts" until the 1990s. 22 

The Kingston- class mcdvs were born out of the 1987 Defence White 
Paper. 23 In that document, the Mulroney government stated that the "mari- 
time forces have too few operational vessels, very limited capacity to operate 
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Canadian Maritime Coastal Defence Vessel (mcdv) 



in the Arctic and no capability to keep Canadian waterways and harbours 
clear of mines." 24 The White Paper also stated that Canada was vulnerable 
to having its waterways and harbours mined. 25 But the White Paper was very 
much a Cold War document; it also called for the procurement of nuclear 
submarines to patrol the Arctic. 26 

The original procurement plan, produced in 1991, was to construct 18 
mcdvs as well as six "patrol corvettes." 27 Economic and geopolitical changes 
soon led to the plan being scaled back. The Cold War was over, mines were 
no longer a threat to Canada, and the country was entering a recession. In 
the end, the Navy never received the patrol corvettes and only obtained 12 
mcdvs. This meant the Kingston-class ships had to undertake both mine- 
sweeping and patrol duties. 

In short, the mcdvs were designed and built during a time of fiscal con- 
straint to conduct two quite different activities. Moreover, the Navy was dis- 
tinctly hesitant about the coastal patrol function, which is mostly "constabu- 
lary" in nature — in that it involves the enforcement of fisheries, immigration 
and customs laws against non-state actors. 28 This helps to explain why the 
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resulting compromise vessels have a top speed of just 15 knots, which is far 
too slow for effective patrol and interdiction duties. 29 

The slowness of the mcd vs resulted from three decisions: (1) to combine 
minesweeping and patrol functions in a single class of vessel; (2) to reduce 
costs by using "mild steel" and building to commercial rather than military 
standards; (3) to reduce costs with a shorter hull. 

The propulsion systems on the mcdvs were designed to reduce their 
acoustic signatures, since some mines are activated through acoustic de- 
tection. But the mcdvs are still not suitable as minesweepers, because they 
have steel hulls and some mines activate themselves through magnetic de- 
tection. 30 Canada's allies use a combination of wood and fibreglass for the 
hulls of their minesweepers to reduce their magnetic signature and also 
their weight. 31 

Mild (i.e., soft, low-carbon) steel was used to reduce costs and displace- 
ment, but the mcdvs then proved to be top-heavy, which meant that ballast 
had to be added, and that non-structural steel had to be removed from the 
bridge. 32 The light displacement of the vessels and their consequent instabil- 
ity makes them unsuitable for open- ocean and overseas deployments. The 
Senate Standing Committee on National Security and Defence (sscnsd) re- 
ported in 2007 that "Crews become seasick when these vessels are stationed 
off the Grand Banks for more than a few hours." 33 According to documents 
obtained by the Journal de Montreal via an access-to-information request in 
2006, the ship's movements are excessive even in "moderate seas," causing 
crew fatigue and increasing tensions on the machinery and superstructure. 34 

The Senate Standing Committee also found that the mcdvs were being 
used primarily for training rather than patrol or minesweeping. 35 This was 
presumably because of their unsuitability for either of the latter two roles, 
and the absence of any need for minesweeping in the post-Cold War era. 

The Senate Standing Committee concluded that the Navy is so overtaxed 
with its primary role of blue-water (i.e., overseas) engagement that coastal 
defence duties have been given very low priority. 36 In fact, in 2012 the Navy 
planned to mothball six of the mcdvs as a cost-saving measure. 37 However, 
that plan was rescinded the day after it was announced. 

According to the documents obtained by the Journal de Montreal, the De- 
partment of National Defence had by 2006 concluded that the mcdvs were 
too small, too slow, and too poorly equipped to carry out their missions ad- 
equately. 38 This limited utility led to the cancellation that year of a planned 
$100 million refit that would, among other things, have added 12 metres to 
the hulls and cabin space for an additional 25 personnel. 39 The cancella- 
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tion of the refit means that the vessels, which were originally intended to 
last until 2055, will likely be decommissioned by 2020. As a point of com- 
parison, Canada's Halifax-class frigates, which were built around the same 
time as the mcdvs, have just undergone a major refit and are expected to 
remain in service until 2027-31. 40 

The premature decommissioning of the Kingston-class mcdvs means the 
a/ops will necessarily assume many of their responsibilities. As a result, the 
a/ops will spend a great deal of their time on the Atlantic and Pacific coasts, 
with very little time left for the Arctic. And like the mcdvs, the a/ops will 
suffer from serious limitations as the result of being compromise vessels — in 
this case, suitable neither for an Arctic role nor as offshore patrol vessels. 
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A/OPS 
for the 



Are Unsuitable 
Arctic 



the arctic role is fundamentally different from the offshore patrol role 
on the Atlantic and Pacific coasts. The distances are much greater, with dis- 
tance from port being a major concern. Moreover, sea-ice and icebergs pose 
risks that will continue for decades to come. 



Limited Range 

The current plan is for the a/ops to have a range of 6,800 nautical miles. 41 
As the following table shows, this compares poorly with Canada's current 
Arctic vessels. 

Unless they refuelled en route, a/ops based at Halifax, Nova Scotia, 
would have just enough range to sail the 6,000 nautical miles to and from 
Resolute in the middle of the Canada's Arctic archipelago, a/ops, based at 
Esquimalt, B.C., would use up more than half their fuel reserves just to reach 
the Beaufort Sea, unless they refuelled in Alaska en route — an option that 
might not be available if one or both of Canada's two Arctic sovereignty dis- 
putes with the United States (over the Beaufort Sea maritime boundary and 
the Northwest Passage) were to become fractious in the future. 

For these reasons, the plan to open a refuelling facility at Nanisivik has 
some merit, at least for the ships based in Halifax. However, relying on it 
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table 1 Comparison of Range of Canadian Icebreakers with a/o ps 

Cruising Range (nm) 



Designation 



ccgs Louis S. St-Laurent 
ccgs Terry Fox 
CCGS Amundsen 
ccgs Des Groseilliers 
ccgs Henry Larsen 
ccgs Pierre Radisson 
a/ops 



23,000 
20,000 
35,000 
30,600 
20,000 
15,000 
6,800 



Heavy icebreaker 
Heavy icebreaker 
Medium icebreaker 
Medium icebreaker 
Medium icebreaker 
Medium icebreaker 
Ice-strengthened patrol ship 



heavily — as the only Canadian refuelling facility in the Arctic for the lim- 
ited-range a/ops — will carry risks. Depending on the movement of winds 
and currents, access to Nanisivik could be blocked by drifting late-season 
ice, as happened at Iqaluit in 2012. 42 At some point, fuel transfers from other 
vessels will likely be necessary, meaning that one or both of Canada's pro- 
posed Joint Support Ships will need to be kept on standby for Arctic duty. 
From both a financial and an operational perspective, this is hardly efficient. 43 
It is also significant that a/ops will not have the range to operate along the 
northern coast of Canada's Arctic archipelago or in the Central Arctic Ocean, 
even if they refuelled at Nanisivik— and this despite projections that the 
Central Arctic Ocean will become an international shipping route by 2040. 44 



Diminished Security Role 

Remoteness, small populations, low levels of shipping activity, and major 
geopolitical developments have combined to greatly reduce the security 
threats present in the post-Cold War Arctic. 

Distances in northern Canada are immense. The North Pole is 3000 kilo- 
metres from Iqaluit, which is in turn 2000 kilometres from Ottawa and Mont- 
real. The southern, "classic route" of the Northwest Passage is over 2500 
kilometres long. And the combined population of Canada's three northern 
territories is just over 100,000 — in other words, about the same population 
as that of St. John's, Newfoundland. As a consequence, the amount of human 
activity in the Canadian Arctic is extremely low relative to the size of the re- 
gion, and outsiders appearing in the small communities are inevitably noticed. 

Although Arctic shipping is increasing at a rapid rate, the actual level 
of shipping remains very low compared to that on the Atlantic and Pacific 
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Arctic/Offshore Patrol Ship (as envisaged by the Department of National Defence in 2009) 



coasts. There were 30 transits of the Northwest Passage in 2012. 45 In compari- 
son, there were 12,000 transits annually through the Strait of Juan de Fuca 
between Vancouver Island and Washington State, and more than 100,000 
"ship movements" in the Gulf of St. Lawrence each year. 

Contributing to the diminished security role are geopolitical develop- 
ments, including (1) the end of Cold War; (2) increased co-operation among 
the Arctic states; and (3) the absence of any threat of conflict with our Arc- 
tic sovereignty disputants, namely, the United States (over the Beaufort Sea 
boundary and the Northwest Passage) and Denmark (over Hans Island). 

Two decades after the end of the Cold War, Russia is a member of the 
G20, wto , Council of Europe, and Arctic Council. Its largest trading partner 
is the European Union, made up mostly of nato states. Russia's military 
power has also declined significantly: in 2011, its military spending was just 
one tenth that of the United States (US$72 billion versus US$711 billion). 46 

The leaders of the Arctic countries agree there is little risk of conflict in 
the region. In January 2010, Stephen Harper told the Secretary General of 
nato that "Canada has a good working relationship with Russia with re- 

1U \ Canadian Centre for Policy Alternatives 



spect to the Arctic," that "a nato presence could backfire by exacerbating 
tensions," and that "there is no likelihood of Arctic states going to war." 47 
Nine months later, Russian prime minister (now president) Vladimir Pu- 
tin said: "If you stand alone you can't survive in the Arctic. Nature makes 
people and states to help each other." 48 

Senior members of the Canadian and U.S. militaries have confirmed these 
views. In 2009, Canada's then chief of the defence staff, General Walter Na- 
tynczyk, said: "If someone were to invade the Canadian Arctic, my first task 
would be to rescue them." 49 In 2010, the U.S. Chief of Naval Operations, Ad- 
miral Gary Roughead, produced a memorandum on Navy Strategic Object- 
ives for the Arctic that stated "the potential for conflict in the Arctic is low." 50 

The decline in state-to-state security concerns has been matched by a 
significant increase in co-operation among the Arctic countries. In 2008, 
Canada, Denmark, Norway, Russia and the United States issued the "Ilulis- 
sat Declaration" in which they reaffirmed their commitment to resolving any 
disputes over maritime boundaries within an existing framework of inter- 
national law. 51 In the 2010 Speech from the Throne, the Harper government 
signalled its desire to "work with other northern countries to settle bound- 
ary disagreements"; 52 this was followed by a public invitation to the United 
States to open discussions on the Beaufort Sea boundary dispute. 53 In 2011, 
Norway and Russia ratified a boundary treaty for the Barents Sea, resolv- 
ing a long-standing dispute over 50,000 square nautical miles of water and 
seabed. 54 In 2012, Canadian Foreign Minister John Baird and Danish Foreign 
Minister Villy S0vndal announced that negotiators had reached "a tenta- 
tive agreement on where to establish the maritime boundary in the Lincoln 
Sea," which lies north of Ellesmere Island and Greenland. 55 

To the degree that security threats exist in the Arctic today, they con- 
cern non-state actors such as drug smugglers and illegal immigrants. Even 
then, great distances, challenging weather and small populations combine 
to keep the threat levels far below those that exist in more southerly regions. 



Multi-Purpose Platforms Are Needed 

The low level of security threats and their non-state character mean that the 
provision of maritime security in the post-Cold War Arctic is an exclusive- 
ly constabulary role. This reality is reflected in the fact that the Harper gov- 
ernment has not seen fit to arm Canada's existing Coast Guard icebreakers, 
nor has it planned anything beyond a very light gun for the a/ops. In the 
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M/S Explorer foundering off Antarctica, 2007 



circumstances, naval vessels represent an inefficient and expensive means 
of delivering just one of a suite of essential federal services in a vast, remote 
and challenging region. 

This point takes on even greater importance when one considers the federal 
government's other responsibilities in the maritime Arctic, including search 
and rescue, icebreaking for commercial vessels, resupplying northern com- 
munities as well as military and meteorological stations, maintaining (and 
seasonally removing and replacing) navigation aids, and supporting scien- 
tific research. These roles are currently fulfilled by Coast Guard icebreakers, 
and will necessarily be fulfilled by Coast Guard icebreakers in the future re- 
gardless of whether a/ops are also deployed in the region. Sending two ships 
to the same remote location to fulfill tasks that could be carried out by one 
ship is, quite frankly, a waste of taxpayer money. It may also result in less 
coverage and capability because both the ships and their responsible depart- 
ments are likely to be underfunded as a result of the unnecessary duplication. 

There is no reason why Coast Guard icebreakers could not be given an 
additional, constabulary role, enabling them to fulfill the Arctic role of the 
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Norwegian Coast Guard ice-strengthened ship KV Svalbard 



a/ops at much lower cost. How the additional role would be managed is 
a question beyond the scope of this report. However, one could imagine 
mounting light guns on the icebreakers and deploying rcmp or Canadian 
Armed Forces personnel to operate the weapons and carry out other secur- 
ity-related tasks. 



Sea-Ice and Icebergs 

Coast Guard icebreakers have much greater ability to operate in the pres- 
ence of sea-ice and icebergs, thus extending their potential security pres- 
ence beyond what a/ops could provide. Although the sea-ice is thinning 
and receding, the number of icebergs is actually increasing, especially in 
the Eastern Arctic, as climate change causes the glaciers of Greenland to 
move more quickly into the sea. Glacial ice is very hard ice, and even small 
pieces called "growlers" pose a significant threat to ice-strengthened ves- 
sels like a/ops, which are designed only for relatively soft "first year" sea- 
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ice. In 2007, the Canadian-owned, ice-strengthened cruise ship MS Explor- 
er sank during an Antarctic voyage after striking what was either a growler 
or a piece of hard "multi-year" sea-ice. 56 

The hull design for the a/ops will reportedly be based on the KV Sval- 
bard, an ice-strengthened ship operated by the Norwegian Coast Guard. 
Again, an ice-strengthened vessel is not an icebreaker, and the a/ops hull 
will not be strong enough to allow operations in the Canadian Arctic ex- 
cept during the late summer and early fall. The Norwegian Arctic presents 
very different conditions due to the Gulf Stream, which carries warm water 
from the Gulf of Mexico across the Atlantic Ocean to the Barents Sea, as well 
as the Arctic Oscillation, a clockwise motion of winds and ocean currents 
that pushes sea-ice away from the Russian and Norwegian side of the Arc- 
tic Ocean towards the Canadian side. This makes the KV Svalbard's design 
suitable for Norway but not for Canada. 

The a/ops will also be significantly less capable that the KV Svalbard. The 
latter is a "double acting" ship, capable of travelling in both directions, with 
bow-first working best in open water and stern- first working best in sea- ice. 
This capability is achieved with "Azipod" propeller units that can be rotated 
180 degrees. It was initially planned that the a/ops would be double-acting 
also, but this capacity was removed from the plans, presumably to save cost. 57 

The KV Svalbard has a displacement of 6375 tonnes. 58 The a/ops will 
displace 5874 tonnes. 59 Since ice operations involve using the weight of the 
vessel to break the ice, rather than the hull cutting through it, this is an- 
other reason why the a/ops will be less capable than the KV Svalbard and 
much less capable than a Coast Guard icebreaker. The lighter displacement 
also translates into less fuel storage, which detrimentally affects the range 
of the vessels — as discussed above. 

Poor ice capabilities mean the a/ops will be unable to break ice for other 
vessels. They will also lack the deck space or cranes needed for deploying, 
retrieving and servicing aids to navigation, or for supporting scientific re- 
search, as well as the storage capacity necessary for re-supply missions to 
communities or military and meteorological stations. 

Finally, the officers and crews of the a/ops will lack experience operat- 
ing in ice. The Royal Canadian Navy has not been involved in icebreaking 
activities since 1958. In contrast, as the Standing Senate Committee on Na- 
tional Security and Defence explained: "The Coast Guard's experience and 
expertise are recognized worldwide, and most of its commanding officers 
have over 20 years' experience in the Arctic. Experienced ice captains were 
said to be one of the agency's most valuable assets." 60 
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A/OPS Are Unsuitable 
for Patrol 



Too Slow 

a/ops will be too slow to fulfill a patrol role effectively. Their initially planned 
top speed of 20 knots has been reduced to 17 knots for cost-savings reasons. 61 
This means that the a/ops will be just marginally faster than the current 
mcdvs, which have a top speed of only 15 knots. 62 By comparison, Canada's 
two-decade-old frigates have a top speed of 29 knots, which even then only 
approaches the speed of many of the small boats used by smugglers. The 
remarkably low speed of the a/ops is highlighted by comparisons with pa- 
trol vessels operated or being built by other countries. 

For example, the U.S. Coast Guard is building dozens of 46-metre Sen- 
tinel-class Fast Response Cutters with a top speed of 28 knots. 63 Australia 
operates twelve 56-metre Armidale-class patrol ships with a top speed of 25 
knots. 64 The French 87-metre L'Adroit Offshore Patrol Vessel also has a top 
speed of 25 knots. 65 The Russian 49-metre Svetlyak-class patrol boat has a 
top speed of 32 knots. 66 

As retired Navy Captain John Dewar told the Standing Senate Committee 
on National Security and Defence, offshore patrol vessels need a top speed 
of at least 25 knots to be effective for maritime interdiction operations. 67 




U.S. Coast Guard Sentinel-ClaSS Fast Response Cutter /PhotoU.S. Coast Guard by Petty Officer 1st Class Jennifer Johnson 
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Too Unstable 



a/ops will be unable to deploy a helicopter in conditions above Sea State 3, 
which involves waves as small as 0.5-1.25 metres. 68 According to the Beaufort 
Wind Force Scale, the waves found at Sea State 3 are generated by a "mod- 
erate breeze" of just 11-16 knots. 69 By comparison, Canada's Halifax-class 
frigates can launch and recover helicopters in Sea State 6 with waves be- 
tween 4 and 6 metres. 70 Inexplicably, the a/ops will not be equipped with 
a "beartrap" — also known as a Helicopter Hauldown Rapid Securing De- 
vice (hhrsd) — a technology pioneered by the Royal Canadian Navy in the 
1960s and used widely by other countries. 71 

Yet, as Captain Dewar told the Standing Senate Committee on National 
Security and Defence, a new offshore patrol vessel needs to operate in high 
sea-state conditions. 72 Any helicopter capability, which provides over-the- 
horizon surveillance and enhanced search-and-rescue capabilities, cannot 
be weather-dependent. Weather conditions on all three of Canada's coasts 
are often severe, and search-and-rescue situations tend to occur in periods 
of heavy weather. 

In addition, the lack of stability will impact negatively on the crew, equip- 
ment and infrastructure of the a/ops, as has happened with the Kingston- 
class mcdvs. And so, despite the fact that offshore patrol vessels need to 
operate comfortably anywhere in the 200-nautical-mile exclusive econom- 
ic zone, the a/ops will not be able to do so. 



Too Lightly Armed 

The a/ops will be under-armed for the patrol function, with only one 25 mm 
cannon. 73 Originally, the 2008 "Arctic Offshore Patrol Ship Definition De- 
sign" foresaw a 40 mm "primary gun" as well as 12.7 mm guns for "self pro- 
tection." 74 Again, this was presumably scaled back for cost-saving reasons. 

By comparison, Norway's KV Svalbard carries a Bofors 57 mm cannon 
and a 12.7 mm machine gun. 75 The Australian Armidale class is fitted with 
a 25 mm chain-fed cannon, similar to those on M2 Bradley infantry fighting 
vehicles. 76 The American Sentinel class is armed with a similar cannon as 
well as four .50 calibre machines guns. 77 The French L'Adroit has a 20 mm 
gun as well as two .50 calibre machine guns. 78 The Russian Svetlyak class is 
armed with a 76.2 mm AK-176M cannon and a six-barrel 30 mm AK-630 gun. 79 

Unlike Arctic vessels, offshore patrol vessels may encounter situations 
where weapons are useful as either deterrent or defence. The relatively high 
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volumes of shipping on the Atlantic and Pacific coasts, on their own, increase 
the statistical probability of such situations. Moreover, higher population 
densities and more temperate climates increase the chances of encountering 
criminal actors with armed capabilities of their own. Finally, offshore patrol 
vessels having sufficient speed and stability would potentially be deploy- 
able overseas. They could, for instance, fulfill the anti-piracy role current- 
ly played by Canada's Halifax- class frigates in the Arabian Sea, and do so 
more efficiently than those larger vessels. But they would have to be armed 
appropriately for the task. 



Too Big 

Designed to operate within 200 nautical miles of their own shoreline, most 
offshore patrol ships are not designed with helicopter decks. Canada's ex- 
isting mcdvs —which the a/ops will replace — cannot carry helicopters. 

Adding a helicopter deck to the design requires a significantly longer 
and wider vessel, with consequently higher construction, operation and 
maintenance costs. It can also result in a significantly less capable vessel, 
if the additional costs related to size result in an effort to reduce costs else- 
where—for instance, with regard to propulsion systems, construction ma- 
terials or weapons. 

a/ops only require helicopters because of the Arctic role, since remote- 
ness and low populations result in Arctic vessels being many hundreds and 
sometimes thousands of kilometres away from airports and land-based heli- 
copters. If the a/ops project were redirected into producing purpose-built 
offshore patrol ships for the Atlantic and Pacific coasts only, the helicopter 
decks could be dispensed with — and faster, higher- quality, better- armed 
and significantly less expensive vessels procured. 
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A/OPS Are Too 
Expensive 



the original, long-standing budget for the a/ops is $3.1 billion for 
six to eight ships, with the exact number of vessels remaining uncertain. 80 
Costs of offshore patrol vessels are substantially lower. In 2009, the Can- 
adian government awarded a contract of $194 million for nine Hero-class 
Mid-Shore Patrol vessels for the Canadian Coast Guard. 81 The U.S. Coast 
Guard has awarded a contract of $1.5 billion for 34 Sentinel-class Fast Re- 
sponse Cutters. 82 Australia's fleet of twelve Armidale-class patrol ships cost 
$553 million, including the design, construction and 15 years of support 
and maintenance. 83 

For the cost of the a/ops design contract alone, the Harper government 
could have acquired another 14 Hero- class patrol boats. For the total cost of 
6 to 8 a/ops without support and maintenance, it could acquire more than 
45 Armidale-class patrol ships with support and maintenance. Clearly, there 
is something wrong with the price being paid for the a/ops by the govern- 
ment — and part of the problem is that they are compromise vessels requir- 
ing a new and unproven design. 

The Harper government estimates that operation and maintenance of 
the a/ops will account for another $4.3 billion in expenses over their 25- 
year lifespan. 84 This estimate too is seriously problematic, because it uses 
an artificially short time-line for life-cycle costs. Given that Canada's three 
destroyers are, on average, 42 years old, and Canada's frigates are now ex- 
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figure 2 Cost Per Ship ($ Millions, Based on Average Initial Procurement) 
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pected to be in service for an average of 35 years, a more realistic life cycle 
period for the a/ops is between 30 and 40 years — though this will depend 
on the quality of materials, construction, and ongoing maintenance of the 
hull. In any event, using a 25-year period for life cycle costs results in an arti- 
ficially small number, because there are readily foreseeable operations and 
maintenance costs that will extend beyond that period. The parallel with 
the F-35 fighter jets is striking, Canada's Auditor General having found that 
the full life cycle costs were not presented to Canadians, because an artifi- 
cially short time period was used. 85 

Another useful point of comparison concerns Canada's four medium ice- 
breakers, all of which are more than three decades old, and whose lives will 
now be extended as part of a $360 million refit of the Coast Guard fleet. 86 Be- 
yond demonstrating that life cycles of well-built vessels generally exceed 25 
years, the refit will also reduce some of the urgency with regard to replacing 
Canada's current Arctic fleet. The government can now refocus the a/ops 
program towards purpose-built offshore patrol ships designed strictly for 
the Atlantic and Pacific coasts. 
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Financial Limitations 
Are Eating Away 
at Capabilities 



the capabilities of the a/ops have already been pruned due to fiscal 
restraints. The reduction in top speed from 20 to 17 knots was described 
above, as well as the change from a double-acting to a single-acting pro- 
pulsion system. The ships will be smaller than originally planned, which 
limits their range, their ability to operate in ice, and their ability to deploy 
a helicopter in moderate or heavy seas. 

In addition, it seems likely that only six of the a/ops will be built, in- 
stead of the possible eight that have (at least notionally) been projected 
since 2007. The six vessels will replace 12 mcdvs as well as, implausibly, 
four multi-purpose medium icebreakers — since only the heavy icebreaker 
Louis S. St. Laurent has an actual replacement plan in place. 

It seems likely that financial limitations will cut even deeper, as the Roy- 
al Canadian Navy and Irving Shipyards struggle to complete the a/ops and 
as the allocated budget for the procurement is being further eroded by infla- 
tion. The latter problem is illustrated by the audit of the Joint Supply Ship 
program carried out by Department of National Defence's own Chief Review 
Services (crs) office in November 2011, which found that inflation had im- 
properly been assessed at 2.7 percent instead of the 3.5 to 5 percent infla- 
tion factor "acknowledged to be prevalent in the shipbuilding industry." 87 
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The Parliamentary Budget Office (pbo), in its February 2013 report on 
the Joint Support Ship program, similarly found that traditional consumer 
price indexes cannot be applied to defence acquisitions because the chief 
inputs are minerals, energy and labour, and energy inflation, in particular, 
has far exceeded that of traditional consumer price indexes. 88 The pbo cited 
a report written for the rand Corporation, showing that the U.S. think tank 
found that annual cost escalation rates in the shipbuilding industry have 
ranged between 7 and 11 percent over the past 50 years. 89 

As explained above, this is exactly what happened with the Kingston- 
class mcdvs, where under-budgeting and increasing costs led to comprom- 
ises in the design and construction of the vessels which rendered them of 
limited operational utility and ultimately unworthy of refits. 
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Nanisivik 



the plan, announced in August 2007, 90 to build a deep-water port at the old 
lead-zinc mine at Nanisivik became even more important when — as explained 
above— the range of the a/ops was reduced for budgetary reasons. The a/ops 
now have a planned range of only 6,800 nautical miles. 91 If the ships were located 
in Halifax, it would take 2,800 nautical miles of sailing just to reach Nanisivik. 92 

The original plan for Nanisivik was to have a renovated jetty and storage 
for enough fuel to sustain two years of operations, as well as a modernized 
jet-capable airport, telecommunications network, offices and living quar- 
ters — with a total estimated cost of $100 million. 93 Indeed, when the location 
of the facility was first announced, a backgrounder to the Prime Minister's 
speech cited the "sheltered harbour, nearby jet-capable airstrip, and proxim- 
ity to the North West Passage." 94 It also stated: "Construction at the Nanisi- 
vik site is expected to commence in the summer of 2010, with an initial oper- 
ating capability planned for 2012, and full operational capability by 2015." 

Although Nanisivik could have been a stand-alone project, it was includ- 
ed in the a/ops budget. 95 This means that as both projects continue, any es- 
calating costs directly affect both. The purchasing power of the funds allo- 
cated for the project five years ago have already diminished by at least 9.6 
percent, based on the general rate of inflation over that period. And as was 
noted above, inflation rates tend to be higher in the shipbuilding industry. 

In response to financial considerations, the Department of National De- 
fence has significantly curtailed the plans for the Nanisivik facility. Under 
the new plans the facility "would become a part-time summer-only fuelling 
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station." 96 Although the proposed "jet-capable" runway would have enabled 
quick response times as well as landings by high-payload cargo aircraft like 
the C-17 Globemaster, that part of the plan was dropped completely. The old 
but long gravel runway at Nanisivik has been shut down, replaced by a new 
and much shorter gravel runway at Arctic Bay, 34 kilometres away, which 
has been built by the Government of Nunavut. 97 At just 3,935 feet, the new 
runway is too short for a fully loaded C-17. 98 

In February 2012, the Department of National Defence informed the Nuna- 
vut Impact Review Board that it had reduced by half the planned fuel-stor- 
age capacity at Nanisivik. 99 dnd has also shelved the plan to have perma- 
nent accommodations on site and will rely instead on three already-present 
trailers that provide living space for up to six people. 100 As mentioned above, 
the facility, which was due to open in 2013, is now delayed until at least 2016. 

The scaling back of the Nanisivik plan renders the a/ops much less meaning- 
ful as Arctic platforms, since their limited range and lack of icebreaking capabil- 
ity will preclude their operating except when the seasonal refuelling facility is 
open, accessible, and has sufficient fuel on hand. Coast Guard icebreakers will 
not be so limited, having much greater range and actual icebreaking capabilities. 
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Canada's Actual 
Needs in the Arctic 



as mentioned above, General Walter Natynczyk said in 2009 : "If some- 
one were to invade the Canadian Arctic, my first task would be to rescue 
them." 101 In January 2010, Stephen Harper told the Secretary General of nato 
that "Canada has a good working relationship with Russia with respect to 
the Arctic" and "there is no likelihood of Arctic states going to war." 102 In 
August 2010, the Department of Foreign Affairs issued a Statement on Can- 
ada's Arctic Foreign Policy that asserted: "Canada does not anticipate any 
military challenges in the Arctic." 103 

Again, insofar as security threats exist in the Arctic today, they concern 
non-state actors such as drug smugglers and illegal immigrants. Even then, 
great distances and challenging weather combine with small populations to 
keep the threat levels far below those that exist in more southerly regions. 
For these and other reasons, the Standing Senate Committee on National 
Security and Defence wrote: 

With defence on the Canada's littoral waters in disarray on our East, South 
[i.e. Great Lakes] and West coasts, the Committee finds it unfathomable that 
the government has announced its intention to get the Canadian Navy much 
more involved in Canada's northern waters, where little or no threat exists 
to the security of Canadians. Disagreements over Canada's sovereignty in 
these waters are not going to be settled through the use of gunboats. They 
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will be settled through the use of diplomacy or in the courts. Canada's Navy 
is not trained or equipped for icebreaking, nor is it the right agency to ex- 
ert Canadian sovereignty in the North. Draining the Navy's already inad- 
equate budget to play such an inappropriate role makes no military sense. 10 " 

This report is not specifically about the ccgs Diefenbaker, the proposed 
replacement for the 44-year-old Louis S. St-Laurent, though it is clear that, 
as the sea-ice thins and retreats, several new medium icebreakers would be 
more suitable and provide greater coverage than one new heavy icebreak- 
er. At the moment, the youngest medium icebreaker in Canada's fleet is the 
26-year-old Henry Larsen, followed by the 30-year-old Terry Fox. Next are 
three sister ships: the 31-year-old Des Groseilliers, the 34-year-old Amundsen 
(formerly the Sir John Franklin), and the 35-year-old Pierre Radisson. 105 These 
vessels are busy in the Arctic each summer providing a range of essential 
services, from breaking paths for commercial vessels, to maintaining navi- 
gation aids, resupplying communities and military and meteorological sta- 
tions, and supporting scientific research. They also serve as highly mobile 
platforms for other government agencies such as the Department of Fish- 
eries and Oceans and the Royal Canadian Mounted Police. 

Given the limited ice capabilities of the a/ops, it is foreseeable that Coast 
Guard icebreakers might need to accompany them on particular missions. 
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The possibility of having to send two ships worth hundreds of millions of 
dollars each to deal with a single non-state security threat, such as a drug 
smuggling or illegal immigration incident, defies logic — given the vastness 
of the Canadian Arctic and the obvious efficiency of sending a single ves- 
sel with a full range of the necessary capabilities. And regardless of wheth- 
er or not the a/ops are built, Canada will continue to require Coast Guard 
icebreakers able to operate across the Arctic — in order to maintain and ex- 
pand this country's capability to break ice for commercial vessels, main- 
tain navigation aids, et cetera. In short, it would be easy and cost-efficient 
to render the a/ops unnecessary by giving the Coast Guard an additional, 
constabulary role in the Arctic. 
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Canada's Actual Needs 
on the Atlantic and 
Pacific Coasts 



Canada's coastal defence requires ships that are able to conduct inter- 
diction operations against vessels engaged in illegal fishing, dumping of pol- 
lutants, immigration or smuggling. As was explained above, offshore patrol 
vessels built and operated by other countries are generally much faster than 
the current Kingston-class mcdvs and the planned a/ops. 

The ships should be able to deploy for several weeks at a time and in all 
weather conditions. At 56 metres, Australia's Armidale-class patrol boats are 
just slightly larger than Canada's current mcdvs but can operate comfort- 
ably at Sea State 5 (in waves that are 4 metres high) and engage in board- 
ing missions at Sea State 4 (in waves that are 2.5 metres high). Indeed, the 
Armidale class is designed to survive cyclonic conditions. 

The Canadian Coast Guard's new 43-metre Hero-class Mid-Shore Pa- 
trol Ships (msps) could provide an excellent start to Canada's coastal de- 
fence. These ships can be deployed for up two weeks, anywhere within the 
Exclusive Economic Zone and with a range of 2,000 nautical miles. 106 The 
Hero class, with its top speed of 25 knots, is more suited for maritime inter- 
diction than the Kingston- class mcdv or the a/ops. However, it lacks any 
credible deterrent except for the rcmp officers stationed on board. 107 The 
Harper government has considered arming these vessels — and Defence Min- 
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ister Peter MacKay reported that the Organization of American States has 
put pressure on Canada to do so — in order to help counter drug and con- 
traband smuggling. 108 

This report does not enter into the debate as to whether the coastal de- 
fence function (that is to say, within the 200 nautical mile eez) should be 
vested entirely in the Canadian Coast Guard rather than shared between the 
Coast Guard and the Royal Canadian Navy. It simply concludes that, if the 
Hero class were armed and small number of slightly larger, more stable but 
equally fast offshore patrol vessels were procured, Canada's patrolling and 
interdiction needs along the Atlantic and Pacific coasts would be secured. 
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Conclusion 



in December 2005, then opposition leader Stephen Harper promised 
"three new heavy naval ice breakers" and "a new combined military civil- 
ian deep water docking facility in the Iqaluit region." 109 However, since Mr. 
Harper became Prime Minister in February 2006, the project has repeated- 
ly been delayed. It now seems possible that he could leave office before a 
construction contract for new Arctic vessels is signed. 

Furthermore, the "three heavy naval ice breakers" have been scaled 
back to "Arctic/Offshore Patrol Ships" (a/ops) — essentially, vessels that are 
supposed to combine the coastal patrol role of the existing, inadequate and 
soon-to-be-decommissioned Maritime Coastal Defence Vessels (mcdvs) with 
a new security role in the Arctic. Unfortunately, the result is a compromise 
ship that is not very good at either role. 

The a/ops will have a range of just 6,800 nautical miles, which is in- 
adequate for Arctic operations and will leave the vessels dependent on a 
proposed new facility at Nanisivik being open, accessible, and having suf- 
ficient fuel reserves. The a/ops will not be able to launch or retrieve helicop- 
ters in moderate or heavy seas. They will not be able to break ice for other 
vessels, nor will they have much protection against small pieces of iceberg 
called "growlers." 

With a top speed of just 17 knots, the a/ops are too slow for effective 
patrol duties, which include interdicting boats suspected of drug or people 
smuggling. Coastal patrol vessels constructed and operated by other coun- 
tries typically have top speeds of 25-32 knots. 
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The choice of a compromise design has also resulted in a remarkably ex- 
pensive procurement. The original, long-standing construction budget for 
the a/ops is $3.1 billion for just six to eight vessels. But comparison, the 
U.S. Coast Guard has awarded a contract of $1.5 billion for 34 Sentinel-class 
Fast Response Cutters. 

At stake is not just the $7.4 billion (or more) being spent on the a/ops 
and their maintenance, but also Canada's ability to operate effectively on all 
three of its coasts. An urgent change of course is required — one that would 
see the Royal Canadian Navy provided with purpose-built high-speed off- 
shore patrol ships based on a proven design, such as, for example, the Aus- 
tralian Armidale class. These vessels would be used on the Atlantic and 
Pacific coasts, with the Arctic role being left to the Canadian Coast Guard. 



Recommendations 

1. Cancel the procurement of Naval Arctic/Offshore Patrol Ships. 

2. Commission 6 to 8 purpose-built high-speed offshore patrol ships based 
on a proven design. 

3. Rebuild the Coast Guard icebreaker fleet taking into account changing ice 
conditions and the need for the vessels to fulfill an additional, constabu- 
lary role. 
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